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STATEMENT OF WORK 


MODIFICATION OF SYSTEM 4 
BAND 1A/1B RECEIVER CIRCUITS 


The Contractor proposes to provide the necessary engineering, 
labor, facilities, and material to perform the following work: 


Item - Description 
1 Redesign the Band 1A/1B circuits of System 4 


receiving equipment to increase their reliability 
under high temperature conditions. 


2 Incorporate into the additional 1A/1B unit to be 
added to Serial No. 101, the modification 
described inIteml!. 


5 Incorporate into the basic design of Serial No. 102, 
105, 106 and 107 the modification described in 
Item 1, 

4 Fabricate, test.and deliver for installation on 


Serial Nos. 103 and 104, field modification kits 
incorporating the modification described in Item 
1, 


This document contains information affecting the nationaf 


defense of the United States within the meaning of the 
Espionage Laws, Tifle 18 U.S.C., Section 793 and 794. lts 
transmission or the revelation of its contents in any 


manner to an unauthorized person is prohibiied by law. 
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